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Message Text 

UNCLASSIFIED 

PAGE 01 TUNIS 04778 051 220Z 
ACTION NEA- 10 

INFO OCT-01 EUR- 1 2 ISO-OO EB-08 /031 W 

020299 051745Z/50 

R 051023Z JUL 78 
FM AMEMBASSY TUNIS 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 1717 
AMEMBASSY ATHENS 
AMEMBASSY BRUSSELS 
AMEMBASSY PARIS 
AMEMBASSY ROME 

UNCLAS TUNIS 4778 

ATHENS FOR RTDO 

E.O.l 1652: NA 
TAGS: BTIO BENC TS 

SUB J : INTERNATIONAL TENDER FOR SUPPLY AND INSTALLATION OF 
PIPES FOR SEWAGE WATER TREATMENT. 

REF: TUNIS 0377 - TUNIS 9155 

1. 723/01/T000 31 

2. 07/3/78 

3. H. MONTGOMERY 

4. 723 TUNISIA 

5. N. 

6A. WRITE TO: 

6B. OFFICE NATIONAL DE L'ASSAINISSEMENT, ANAS. 8 RUE 
DU SENEGAL, TUNIS, TELEX: ONASTU 12080 TN. 

7. NA 
8.09/15/78 

9.9915199-9915102-9915155. 

OFFICE NATIONAL DE L'ASSAINISSEMENT, AOAS, STATE 
COMPANY RESPONSIBLE FOR SEWAGE WATER TREATMENT IN 
UNCLASSIFIED 
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TUNISIA, ISSUED AN INTERNATIONAL TENDER FOR 
TREATMENT PROJECT OF SEWAGE AND RUN-OFF USED WATER 
IN EZZAHAR A/HAMM AM-T ,TF AREA, 12 MILES SOUTH OF TUNIS. 

WASTE WATER TO BE COLLECTED BY THIS NEW 19Q KILOMETER 
NETWORK WILL BE CONVEYED TO NEW" SUD MET.TANF," 

PURIFICATION STATION. THIS IS PART OF CLEANSING 
PROGRAM FOR GREATER TUNIS PARTLY FINANCED BY IBRD 
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AND SAUDI DEVELOPMENT FUND. ONLY IBRD MEMBER 
COUNTRIES AND SWITZERLAND ARE ALLOWDD TO BID. 

THIS PROJECT IS COMPOSED OF THE FOLLOWING LOTS: 

LOT (1) - PIPES: 

SUBLOT (A) SUPPLY OF PIPES: 

- GRAVITATIONAL PIPES AS FOLLOWS: 

1625 METERS OF PIPES WITH A DIAMETER OF 250 MM. 

1375 METERS OF PIPES WITH A DIAMETER OF 300 MM. 

2610 METERS OF PIPES WITH A DIAMETER OF 400 MM. 

555 METERS OF PIPES WITH A DIAMETER OF 500 MM. 

2615 METERS OF PIPES WITH DIAMETER OF 600 MM. 

1660 METERS OF PIPES WITH A DIAMETER OF 800 MM. 

1510 METERS OF PIPES WITH A DIAMETER OF 1000 MM. 

-DISCHANRGE PIPES: 

290 METERS OF PIPES WITH A DIAMETER OF 200 MM. 

2245 METERS OF PIPES WITH A DIAMETER OF 500 MM. 

655 METERS OF PIPES WITH A DIAMETER OF 600 MM. 

3930 METERS OF PIPES WITH A DIAMTER OF 800 MM. 

TIME ALLOWED FOR SUPPLY OF PIPES IS 14 MONTHS. 

SUBLOT (B): PIPES INSTALLATION: 

INSTALLATION OF ALL PIPES NEEDED FOR ENTIRE TREATMENT 
SYSTEM INCLUDING EMBANKMENTS, BUILDIN OF INSPECTION 
HOLES, ADJUSTMENT WITH EXISTING SYSTEM: THIS WILL 
COVER 18.3 KILOMETERS. 
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TIME ALLOWED FOR INSTALLATION WORKS IN 17 MONTHS. 

LOT (2) PUMPING STATIONS: 

SUBLOT (A) - CIVIL ENGINEERING: CIVIL ENGINEERING OF 
ALL PUMPING STATIONS IS THIS AREA: 3 NEW ONES AND AN 
EXISTINGONE, AS FOLLOWS: 

- CONSTRUCTION OF STATION A1 LOCATED NEAR 
MUNICIPAL STADIUM OF EZZAHAR: 

I- CIRCULAR PUMP WELL, 8 METERS IN DIAMETER. 

II- EQUIPMENT : 3 PUMPING UNITS OF A CAPACITY OF 
155 LITERS PER SECOND. 

- CONSTRUCTIONS OF STATION B 1 LOCATED NEAR MUNICIPAL 
STADIUM OF EZZAHAR: 

I- CIRCULAR PUMP- WELL WITH 10 METERS IN DIAMETER. 

II- EQUIPMENT : 2 PUMPING UNITS OF 310 LITERS / SECOND. 

2 PUMPING UNITS OF 155 LITERS / XECOND. 

- CONSTRUCTIONS OF STATION B 1 LOCATED NORTH - EAST OF 
F.ZZAHR A. 

I- CIRCULAR PUMP- WELL, 10 METERS IN DIAMETER. 

II- EQUIPMENT: 8 PUMPING UNITS OF CAPACITY OF 
385 LITERS/SECOND. 

- GENERAL REHABILITATION OF EXISTING RUE DE LIB YE STATION 
AT HAMMAM-LIF, CALLED A2. 


Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 



Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 


TIME ALLOWED FOR THIS SUBLOT IS 16 MONTHS. 

SUBLOT(B): PUMPING STATION EQUIPMENT: IT INCLUDES SUPPLY 
AND ASSEMBLING OF HYDRO-ELECTROMECHANIC MATERIAL FOR THE 
4 PUMPING STATIONS: 

- ELECTROPUMPS; 

- PIPES, TAPS AND FITTINGS; 

- PROTECTIONS AND MEASURING DEVICES; 

-EQUIPMENT FOR ELECTRIC GENERATION. 

TIME ALLOWED FOR THIS SUBLOT IS 17 MONTHS. 

INTERESTED FIRMS CAN MAKE OFFERS FOR ONE OR MORE 
SUBLOTS IN THIS PROJECT. OFFERS SHOULD BE RECEIVED 
AT ONAS OFFICE BY SEPTEMBER 15, 1972 (9:00 GMT). THEY 
UNCLASSIFIED 
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WILL BE OPENED SAME DAY AT 10:00 GMT. 

TENDER DOCUMENTS AND SPECIFICATIONS CAN BE PURCHASES 
FROM ONAS FOR 30 TUNISIAN DINARS (1TDEQUALS $2.42). ONE 
COPY OF TENDER NOTICE IS BEING AIRPOUCHED TO USDOC. 

MULCAHY 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 jan 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 05 jul 1978 

Decaption Date: 01 jan 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 jan 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1978TUNIS04778 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D780276-0094 

Format: TEL 
From: TUNIS 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1978/newtext/t19780793/aaaadapj.tel 

Line Count: 142 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: d3f8fb7a-c288-dd1 1-92da-001cc4696bcc 

Office: ACTION NEA 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 3 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 78 TUNIS 377 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 29 mar 2005 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: N/A 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 2111129 
Secure: OPEN 
Status: NATIVE 

Subject: INTERNATIONAL TENDER FOR SUPPLY AND INSTALLATION OF PIPES FOR SEWAGE WATER TREATMENT. 
TAGS: BTIO, BENC, TS 
To: COM 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/d3f8fb7a-c288-dd1 1-92da-001cc4696bcc 
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